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INFO OCT-01 NEA-09 ISO-OO A-01 /019W 

1 10797 

R 301328Z AUG 74 
FM AMEMBASSY BEIRUT 
TO SECSTATE WASHDC 9995 

CONFIDENTIAL BEIRUT 10476 

FOR A/FBO AND NEAEX 

E.O. 11652: GDS 
TAGS: ABLD, ASEC 

SUBJECT: MINOR IMPROVEMENT PROJECTS COM RESIDENCE, PROPERTY NO. 
03446 

REF: BEIRUT'S A-63, APRIL 2, 1974. 

1. BY REFAIR EMBASSY REQUESTED FBO APPROVAL AND FUNDS 

TO INSTALL LIGHTING AND METAL SUNSCREENS AT COM RESIDENCE. 

BOTH WERE FOR SECURITY REASONS. EMBASSY UNDERSTANDS THAT 
BOTH PROJECTS ARE NOW UNDER ACTIVE CONSIDERATION AND SINCE 
PRICE QUOTATIONS PREVIOUSLY SUBMITTED ARE NOW OUT OF DATE 
NEW OFFERS HAVE BEEN OBTAINED AS FOLLOWS: 

A. SUNSCREENS. ARCHITECT KHAIRALLAH HAS NOW QUOTED 
PRICE OF $8,850 IN LIEU OF PREVIOUS $5,818.IN ADDITION, 

THERE WOULD BE COST OF H-6 GLASS OR TREATMENT OF WINDOWS 
WITH MYLAOR OR SCOTCHTINT SJ-2510X. 

B. LIGHTING. NEW OFFER FROM CONTRACTOR IS $25,900 

FOR COMPLETE PACKAGE. HE HAS DECLNED SUBMIT NEW OFFER 
FOR PARTIAL LIGHTING AS DISCUSSED REFAIR. 

2. BOTH OFFERS ARE GOOD THROUGH SEPTEMBER 30, 1974, ONLY. 

IN OTHER WORDS, CONTRACTS WOULD HAVE TO BE LET BY THAT 
DATE OR PRICES WILL INCREASE EVEN MORE.THEREFORE, WOULD 
SINCERELY APPRECIATE DEPARTMENTS PROMPT ATTENTION THIS 
CONFIDENTIAL 
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